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Enclosure 


Construction of an Annex at Langley 
versus Renting in Town 


eleneS^o^tbi 1 Intelligence Agency was first established, 

elements of the Agency were scattered throughout the Washington area 
wherever empty space could be located. Erom the beginning, the inef- 

no-ible n??- d r? e V f thlS scatterin S WQs recognized aud as soon as 
po^ible official steps were taken to rectify this situation (Tab "A"). 

. new Headquarters Building at Langley was occupied in 1962, 

the Sildw S "'ll i ^ >0SGible to locate Agency elements in 

,, a ldinS * ThlS situation Has continued down to the present, and 

636 ’ 189 SCIUaTC f60t ° f SpaCe 0Utside of 
on a sLliS , I* ^ a fH ersion has same inherent disadvantages 
was builS >jCale aS ° he AeenCy encountered before the Headquarters 

_ P resen . ^ g a^ complicated by a require- 

^ximateiy 133 ,° 00 square feet of general purpose space at 
, Headquax oers (in this respect, it should be noted that the Agency 

^ h S hG J S 5 aCS utillzatlon ■than the standards prescribed by GSA). 
and oy the fact that PBS has projected the possible evacuation of three 
uildings during 1965-1970. The most pressing problem is a GSA plan 
to demolish in the near future three buildings in West Potomac Park 
, B ® d by ' th ® A S e ncy . Wo new buildings are presently being planned in 

ooA C Aop he Agency C f ad be alloted space; therefore, approximately 

' s dnare feet will have to be leased to meet Agency needs In 
anticipation of these plans and to solve immediate needs, a Certificate 
to GSA? Cy a PP ro ^ately 200,000 square feet has been forwarded 

The Agency's need for additional space could be met by constructing 
r-n a ^ GX at Lansley ‘ This construction could fill the requirement for ° 
639,000 square feet she™ In Tab "0", and could further ineoZrSe 
approximately *,000 additional square feet for custodial, cafeteria 
expansion and boiler plant expansion, which brings the sum total of 
net usable space requirement to 663,000 square feet. This requirement 
could be housed in one or more buildings and is broadly estimat ed to 

nnioL ° rder °t.„^ 4 ^, l ., i aUIio n at 1963 construction prices /(Tab^D^TT^ 

This figure will increase by three ~rcent per year 

"le cost would come to #39 . 6 million. Inflation of construction costs 
wTwere 1^1^1956?^ ^ aT ° ld finding oursel ves In the same predicament 
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The cost jpf rent and maintenance of the facilities to he .occupied f *, 
by the end of 1966 will be approximatel y $2 ' milli on a year? (Tab "e"’)T 
Comparing the cost of the Agency’s ..situation and^e^^s^cTI^TSr^ 1 
an annex at Langley, indicates js.. net savings ?- of approximately $ 1,2 
million a year as sh owrafin Tab 11 F> Aside from this savings , the 
dispersal of Agency elements weakens control and security and seriously 
conplieates coordination. In many cases, proper coordination cannot 
be e;q?edltiously accomplished because of time and distance factors 
involved. Conservatively, this dispersion costs the Agency some 
$ 875*000 a year in lost time. This is a very significant figure when 
projected over a ten year period and amounts to $8.75 million. In 
addition to the outright savings that could be made by the construction 
of an annex at Langley, there are many intangible savings that would 
materially strengthen the Agency's efficiency and esprit. The overall 
increased efficiency and security that would result from locating all 
.Agency elements at one site militates overwhelmingly for construction 
of an annex at Langley. 

History of Hew Headquarters Building Construction 
Space Presently Occupied by Elements Outside Headquarters 
Subject to Relocation 

Space that will be Occupied by Elements Outside Headquarters 
Subject to Relocation by December 1966 
Replacement Space Required in an Annex Building at Langley 
Together with a Broad Estimate for Construction Costs 
Rental and Maintenance Costs Estimated for Calendar Year 
1966 

Estimated Direct Savings Resulting from the Construction 
of an Annex at the Langley Site 
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